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ACTION PM-03 

INFO OCT-01 AF-06 ISO-OO INR-07 DODE-OO /017 W 

035459 

P R 0609 19Z MAY 75 
FM AMEMBASSY MONROVIA 
TO COMNAVELEXSYSCOM WASHDC PRIORITY 
NAVELEXSYSCENGCEN GREAT LAKES IL 
INFO SECSTATE WASHDC 5543 
CHESNAVFACENGCOM WASHDC 

UNCLAS MONROVIA 2465 

FROM M. THOMAS NAVELEXREP 
NAVELEXWASHDC FOR F.T.F.X 04/ 404 AND PME-1 19 

E.O. 11652: N/A 
TAGS: MARR, ELEC, LI 

SUBJ: OMEGA EQUIPMENT; DELIVERY OF (SITREP #2) 

1. THE FOLLOWING IS 2ND AND FINAL REPORT ON PROGRESS OF 
SUBJECT ASSIGNMENT. 

A. 5/5/75 ALL OMEGA EQUIPMENT ON SITE LOCATION. 

B. 5/6/75 ACTION TAKEN TO SIGN DOCUMENTS FOR ACCOUNTING 
AND PORT CLEARANCE RELEASES. 

C. RAYMOND INTERNATIONAL PERFORMED THE DELIVERY SERVICE 
FROM THE DOCK TO THE SITE AT A COST OF $4,710.00 PRICE 
INCLUDED THE UNLOADING AT SITE. THIS PRICE LESS THAN 

ONE HALF THE MINIMUM PRICE QUOTED BY ALRAINE. 

2. UNLESS OTHERWISE DIRECTED PLAN TO DEPART THIS AREA ON 5/7/75 
2310 HRS ON PAN AM FLT 187 ARRIVING JFK NY 0605 HRS 5/8/75. 

3. FOR NAVELEXENGCEN GREAT LAKES: ACTION TAKEN TO OBTAIN 
GP LICENSE PLATES AND INSURANCE FOR CARRY-ALLS AND FORD 
TRUCK. CARRY ALLS ARRIVED WITH USN NUMBER PAINTED ON. THESE 
NUMBERS WILL HAVE TO BE REMOVED. GSO REP IS TAKING ACTION TO 
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OBTAIN GREY PAINT IN SPRAY CANS TO BLOCK OUT USN NUMBERS. 
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REPLACING THE USN NUMBERS CAN BE ACCOMPLISHED WHEN VEHICLES 
ARE RETURNED TO USA. 

MANFULL 
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Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 
Concepts: CARGO, TRUCKS, OMEGA 
Control Number: n/a 
Copy: SINGLE 
Draft Date: 06 MAY 1975 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975MONROV02465 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7501 58-01 49 
From: MONROVIA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750578/aaaacsyq.tel 

Line Count: 64 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION PM 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: SmithRJ 
Review Comment: n/a 
Review Content Flags: 

Review Date: 24 SEP 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <24 SEP 2003 by buchantr>; APPROVED <20 JAN 2004 by SmithRJ> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: OMEGA EQUIPMENT; DELIVERY OF (SITREP #2) 

TAGS: MARR, ELEC, LI 
To: WASHDC 
Type: TE 
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